ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತ್ತು 


ಚುಕ್ಕೆ ಗುರುತ್ತೊದೆ ಪ್‌ ಸಂಖ್ಯೆ [: T86l 

ಸದಸ್ಯರ ಹೆಸರು ಶ್ರೀ ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮ ನಿರ್ಡೇಶನ 
ಹೊಂದಿದವರು) 

/ಉತ್ತನಿಸುವ'`ದನಾಂಕ 11.03.2020. 

ಉತ್ತರಿಸುವ`ಸಚಿವರು ಉಪಮುಖ್ಯಮಂತ್ರಿ | 
ಲೋಕೋಪಯೋಗಿ ಮತ್ತು 

be ಸಮಾಜ ಕಲ್ಯಾಣ ಇಲಾಖೆ 


ಕಸ. ಪಕ 


ಉತ್ತರ 


ಅ) ರಾಜ್ಯದಲ್ಲಿರುವ ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿಗಳ 
ಸಂಖ್ಯೆ ಎಷ್ಟು; ಅವುಗಳು ಎಷ್ಟು ಕಿ.ಮೀ. 
ವ್ಯಾಪ್ತಿಯನ್ನು ಒಳಗೊಂಡಿವೆ (ವಿವರ 
ನೀಡುವುದು) 


ರಾಜ್ಯದಲ್ಲಿರುವ ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿಗಳ ಸಂಖ್ಯೆ: 44 
ಇದ್ದು, ಒಟ್ಟು 7652 ಕಿ.ಮೀ. ಉದ್ದವಿರುತ್ತವೆ. 


ವಿವರಗಳನ್ನು ಅನುಬಂಧ-1 ರಲ್ಲಿ ಲಗತ್ತಿಸಿದೆ. 


I) | ಬೆಂಗಳೂರು-ಮೈಸೂರು ರಾಜ್ಯ ಹೆದ್ದಾರಿ 

ಯನ್ನು ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿಯನ್ನಾಗಿ 
ಪಿ 

ಮೇಲ್ದರ್ಜೆಗೇರಿಸಿದ್ದು; ರಸ್ತೆ ಅಗಲೀಕರಣ 

ಕಾಮಗಾರಿಯ ಪ್ರಗತಿಯ ವರದಿ 


ಅನುದಾನವನ್ನು ಮೀಸಲಿರಿಸಲಾಗಿದೆ. 


ನೀಡುವುದು. ಇದಕ್ಕಾಗಿ ಎಷ್ಟು 


`ಚೆಂಗಳೊರು- ಸೂರು ರಾಜ್ಯ ಹೆದ್ದಾರಿಯನ್ನು | 
2014ರಲ್ಲಿ ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿಯನ್ನಾಗಿ 
ಮೇಲ್ದರ್ಜೆಗೇರಿಸಿದ್ದು, ಸದರಿ ಹೆದ್ದಾರಿಯನ್ನು 
ದಿನಾಂಕ:05.05.2019 ರಂದು ಪಟ್ಟಣ ಪರಿಮಿತಿಗಳನ್ನು 
ಹೊರತುಪಡಿಸಿ (ಬಿಡದಿ, ರಾಮನಗರ, ಚನ್ನಪಟ್ಟಣ) 
ಭಾರತೀಯ ರಾಷ್ಟ್ರೀಯ ಹೆದ್ದಾರಿ ಪ್ರಾಧಿಕಾರಕ್ಕೆ 
ಹಸ್ತಾಂತರಿಸಲಾಗಿರುತ್ತದೆ. ಬೆಂಗಳೂರು-ಮೈಸೂರು 
ರಸ್ತೆಯನ್ನು ಈ ಕೆಳಗಿನ 2 ಪ್ಯಾಕೇಜ್‌ಗಳನ್ನಾಗಿ ವಿಂಗಡಿಸಿ 
ಕಾಮಗಾರಿಗಳನ್ನು ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾಗಿದೆ: 


ಪ್ಯಾಕೇಜ್‌ —1 

1. ಬೆಂಗಳೂರು-ನಿಡಗಟ್ಟ ವಿಭಾಗವನ್ನು 6 ಪಥದ 
ರಸ್ತೆಯನ್ನಾಗಿ ಕೆ.ಮೀ.18.00 ರಿಂದ ಕಿ.ಮೀ.74.20 
ವರೆಗೆ - ಎನ್‌ಹೆಚ್‌-275 
ಒಟ್ಟು ಯೋಜನಾ ಮೊತ್ತ ರೂ.3910.00 ಕೋಟಿ 
ಭೂಸ್ಥಾಧೀನ ಮೊತ್ತ ರೂ.1650.00 ಕೋಟಿ 
ಕಾಮಗಾರಿ ಮೊತ್ತ : ರೂ.2190.00 ಕೋಟಿ 
ಯುಟಿಲಿಟಿ ವೆಚ್ಚ : ರೂ.70.00 ಕೋಟಿ 
ಒಟ್ಟು ಉದ್ದ : 56.2 ಕಿ.ಮೀ. 
ಗುತ್ತಿಗೆ ಮೊತ್ತ: ರೂ.1995.47 ಕೋಟಿ (9.4% ಕಡಿಮೆ) 
ಪ್ರಾರಂಭಿಸಿದ ದಿನಾಂಕ: 14.05.2019 
ನಿಗದಿತ ಮುಕ್ತಾಯ ದಿನಾಂಕ: 14.11.2021 

. ಭೌತಿಕ ಪ್ರಗತಿ: 35.23% ಫೆಬ್ರವರಿ 2020 ರ ತನಕ 


(ahead of schedule) 


SONAR WN 


= 
[ee 


ಪ್ಯಾಕೇಜ್‌ -2 

1. ನಿಡಗಟ್ಟ-ಮೈಸೂರು ವಿಭಾಗವನ್ನು 6 ಪಥದ 
ರಸ್ತೆಯನ್ನಾಗಿ ಕಿ.ಮೀ.74.20 ರಿಂದ 
ಕಿ.ಮೀ.135.304ವರೆಗೆ 

ಒಟ್ಟು ಯೋಜನಾ ಮೊತ್ತ ರೂ.3378.50 ಕೋಟಿ 
ಭೂಸ್ಪಾಧೀನ ಮೊತ್ತ ರೂ.1035.00 ಕೋಟಿ 

ಕಾಮಗಾರಿ ಮೊತ್ತ : ರೂ.2283.50 ಕೋಟಿ 


ಯುಟಿಲಿಟಿ ವೆಚ್ಚ": ರೂ.60.00 ಕೋಟಿ 
ಒಟ್ಟು ಉದ್ದ : 61.104 ಕಿ.ಮೀ. 


mms 


ಕ್ರಸಂ. 


ಉತ್ತರ 


7 ಗುತ್ತಿಗೆ ಮೊತ್ತೆ ರೂ.2023. 7S ಈ. RS 
8. ಪ್ರಾರಂಭಿಸಿದ ದಿನಾಂಕ: 10.12.2019 

9. ನಿಗದಿತ ಮುಕ್ತಾಯ ದಿನಾಂಕ: 09.06.2022 

10. ಬೌತಿಕ ಪ್ರಗತಿ: 6.82% ಫೆಬ್ರವರಿ 2020 ರ ತನಕ 


(ahead of schedule) 


ಕಾಮಗಾರಿಯನ್ನು ದಿ.28-02-2018ರಂದು ಮೆ.ದಿಲಿಪ್‌ 
ಬಿಲ್ಲ್‌ಕಾನ್‌ ರವರಿಗೆ ಅವಾರ್ಡ್‌ ಮಾಡಲಾಗಿದ್ದು, 
ದಿನಾಂಕ: 20-04-2018 ರಂದು ಗುತ್ತಿಗೆ ಕರಾರನ್ನು ಸಹಿ 
ಮಾಡಲಾಗಿರುತ್ತದೆ 


ಇ) ತ ಇರುವ ರಾಜ್ಯ ಹೆದ್ದಾರಿಗಳ 


ಸಂಖ್ಯೆ "ಎಷ್ಟು ಅವುಗಳು ಎಷ್ಟು ಕಿ.ಮೀ. 
ಉದ್ದವನ್ನು ಹೊಂದಿವೆ. "ಮಾಹಿತಿ 
ನೀಡುವುದು) 


ರಾಜ್ಯಾದ್ಯಂತ ಇರುವ ರಾಜ್ಯ ಹೆದ್ದಾರಿಗಳ ಸಂಖ್ಯೆ- 161 


ರಾಜ್ಯಾದ್ಯಂತ ಇರುವ ರಾಜ್ಯ ಹೆದ್ದಾರಿಗಳ ಒಟ್ಟು ಉದ್ದ; 
19446. 00 ಕಿ.ಮೀ. 


ಈ) 


ಪ್ರಮುಖವಾಗಿ ಎಷ್ಟು ಜಿಲ್ಲಾ 
ರಸ್ತೆಗಳಿವೆ ಅವುಗಳಲ್ಲಿ ರಾಜ್ಯ 
p-tnd ಗಿ ಮೇಲ್ಲ; ರ್ಜೆಗೇರಿಸುವ 
ಪ್ರಸ್ತಾವನೆ ಸರ್ಕಾರದ ಮುಂದಿದೆ; ಇದ್ದಲ್ಲಿ 
ಸಂಪೂರ್ಣ ಮಾಹಿತಿ ನಿಡುವುದು? 


ರಾಜ್ಯದಲ್ಲಿ 


— 


ಜಿಲ್ರಾ! 


ಕಾ್ಯದಕ್ಲ ಪಮಾಪವಾಗ 5060 ಸಂಪ್ಯಹ ಜಕ್ಲಾ 
ಮುಖ್ಯ ರಸೆ ಸಗಳಿವೆ. 2019-20ನೇ ಸಾಲಿನಲ್ಲಿ ಜಿಲ್ಲಾ 
ರಸ್ತೆಗಳನ್ನು ರಾಜ್ಯ ಹೆದ್ದಾರಿಗಳಾಗಿ ಮೇಲ್ದರ್ಜೆಗೇರಿಸುವ 
10603 p "ಉದ್ದದ 225 ಸಂಖ್ಯೆಗಳ ಪ್ರಸ್ತಾವನೆ 
ಪರಿಶೀಲನೆಯಲ್ಲಿದೆ. (ವಿವರಗಳನ್ನು ಅನುಬಂಧ-2 ರಲ್ಲಿ 
ಲಗತ್ತಿಸಿದೆ). 


ಕಡತ ಸಂಖ್ಯೆ; ಲೋಇ 67 ಸಿಎನ್‌ಹೆಜ್‌ 2020 (ಇ) 


(ಗೋವಿಂದ.ಎ್ರ್ರಕನರಜೆೋಳ) 


ಸಮಾಜ ಕಲ್ಯಾಣ ಇಲಾಖೆ 


ಗ್ರುಮುಗತಂ್ನ- J 


AT, ATIVE COUNCIL QUESTION 
UnStarred Question No - 642 (861) 
pe 


Members Name - Sri P.R. Ramesh 


National Highways in the State of Karnataka 


0 


Annexure 


St No 


Stretch/Chainage 


| 2 


(Km.) 


Old 


New 


Name 


th PWG, 


With NHAI 


G. Total 


NH-4 


Jin the State of Tamilnadu. 1 


‘The highway starting from its junction with Rao Tuta Ram 


Marg in Dethi (km. 14.300 of old NH No. 8) connecting 
Bawal in the State of Haryana, Kotputli, near Jaipur, 
Kishangarh, Bhilwara, Chittaurgarh, Udaipur in the State 
‘of Rajasthan, Ahmedabad, Vadodara, Ankleshwar in the 
State of Gujarat, Mumbai, Thane, Pune, Satara, Kolhapur | 
in the State of Maharashtra, Belgaum, Chitradurga, | 
Bangaluru in the State of Karnataka, Krishnagiri, Vellor 
and terminating at its junction with NH-16 near Chennai 


| 
| 
| MH border near | 
| 
| 
\ 


Belgaurn 


GPO Bangalore 


44 


'The Highjway starting from Devanahalli connecting | 
Sangaturu in the State of Karnataka, Hosur, Krishnagin, | 


3 
1 


Border near attibele 


29.48 


559.52 


0.00 | 


Dhramapuri, ಭಾ ತ 
The highway starting from its junction with NH-48 near 
Nelamangla, Dodaballapur, Devenhalli on NH-44, Sarajpur 
in the State of Karnataka, Bagalur and terminating at its 
junction with NH-48 near Hosur in the State of Tamil 
Nadu. 


0 Km (Dobaspet) 1122.38 Km (Sarjapura) | 41.00 


122.38 


748 


The highway starting from its junction with NH-48 near 
Belgaum, Anmod in the State of Karnataka, Panda and 
terminating at its junction with NH-66 near Panaji in the 
State of Goa. ಎ 


Londa-karnataka 
border 


84.12 


209 


The highway starting from NH-48 junction near 
Kanakapura-MALAVALL!-KOLLEGALA-CHAMARAJANAGARA- 
TERMINATING ITS JUNCTION WITH NH-544 AT 
COIMBATORE 


0.00Km 


(Nice road 15.75 km (Ka-TN BORDE 56.00 


junction) | 


\ 


197.83 


NH-50 


The highway starting from its junction with new NH No. 
161 at Nanded in the State of Maharashtra connecting 
Udgir, Bidar, Homnabad, Gulbarga, Jevargi, Bijapur, 
Hospet and terminating at its junction with NH-48 near 
Lakshmisagara in the State of Karnataka. 


-] 
0.00Km 
(Kamalnagar 

Village) H 


(650.40Km) 
Chitradurga 


| 8186 


650.41 


150 


The highway starting from Gulberga on NH-50 Connecting | 
Wadi-Yadgir- in the state of Karnataka and terminating on 
167-in the state of AP. 39 4 


0.00 Km 
(Kalaburagi ring 
70೩0) 


118.47 Km 
(Kadechur AP Border} 


52 


|Aurangabad, Beed, Osmanabad, Solapur in the State of 


The highway starting from its junction with NH-7 near | 
'Sangrur in the State of Punjab connecting Narwana, Hisar 
in the State of Haryana, Fatehpur, Jaipur, Tonk, Kota, | 
Aklera in the State of Rajasthan, Rajgarh, Biora, Dewas, | 
Indore, Sendhwa in the State of Madhya Pradesh, Dhule, 


Maharashtra, Bijapur, Hubli and terminating at its 
junction with NH-66 near Ankola in the State of 
Karnataka. 


MH-KNT Border | 


| 


Starting from junction 
with NH-66 near 
Baleguli 


0.00 


118.47 


| 
| 


| 324.55 


78.45 


403.0 | 


160 


The Highway Starting from Tasgon, Mira} connecting § 
Chikkodi and terminating its junction with NH-48 in the 
state of KA ಮ Me 


10 


65 


The highway starting from its junction with NH-48 near 
Pune connecting Indapur, Solapur, Umarga in the State of 
Maharashtra Homnabad in the State of Karnataka 
Hyderabad {excluding from Miyapur [km 524/00] to 
Assembly [km 543/00] on Pune-Hyderabad Section and 


from Assembly 0/00 to LB Nagar [Km 14/00] on Hyderabad: 
Vijaywada Section) }, Vijayawada, Vuyyuru, Pamarru and 
terminating at its junction with NH-216 at Machllipatnam 


in the State of Andhra Pradesh. 


Mhaisal Khagwad 
Road 


348.800 Km 
(Mannahalli) 


| 


11 


Goa, Karwara-Honnavar-Udupi-Mangalore in the state of 
KA to Kasaragod in KL 


12 


The Highway Starting from GUNDLUPETE MYSORE 
terminating at its junction with NH-948 near Kollegal in 


the state of KA 


Goa Karnataka 


border 


117.600 


26.00 


Talappady border 


267.841 


74.20 


74.20 


Stretch/Chainage 


NHNo Length (Km. N 
Si No l Be ಮು L G: Total 
Old |New Name From To With PWD | With NHAI 
The highway starting from Ramnagara on NH-748 § 
43 connecting Dharwad HUBLI and gadag, kKoppal, hospet, 0.00 Km 394.878Km KNT-AP 9.75 307.00 366.75 
ಈ 9 bellary terminating at gooty (Ramnagara) Border near Bellary 3 
The highway starting from Haggari on NH-67 in Karnataka | ¥ 
connecting Alur, adoni, Mantratayam in the state of Andra 182.126 Km (Krishna 
14 ೫67" | er Pradesh connecting Raichur in Karnataka connecting 0 (ಗಂಗ) Bridge) RW ki Ph 
| 4 Mahbubnagar and terminating on NH-44 in the state of AP 
The highway starting from starting from junction with NH: 562.344 
15 |NH-234| 69 [66 near honnavara connecting shimoga, banavara, huliyar | 0 Km Honnavara (Chukkanahalli 476.14 86.20 562.34 
sira madhugiri chintamani mulbagal in the state of KA 
'The highway starting from NH-69 near shivmoga 
16 | NH-13 | 169 connecting thirthahalli koppa Karkal and terminating its | (OKm) Shimoga {13.20 Km (Bikarnakatte 213.20 0.00 213.20 
junction with NH-66 near mangalore MS 
The highway starting from its junction with NH-69 near 
Bhadravati connecting Channagiri, Holalkere and 0 Km (Shimoga Jn 105.30 Km 
12 |3| 369 terminating at its junction with NH-48 near Chitradurga in| with NH-69) |(Chtradurga on NH-48} 1830 009 105430 
the State of Karnataka. 2 
The highway starting from its junction with NH-66 near 
ಈ Mangaluru connecting Bantval, Beltangadi, Mudigere, | 313.56 ( Jn with NH- 
18 | 73 173 Belur, Banavar, Arsikere and terminating at its junction 0 (Mangalore) 48) 1803 2050 
[with NH-48 near Tumkur in the State of Karnataka 
IThe highway starting from its junction with NH-73 near 
Bantval, Hassan, Bangaluru, Kolar in the State of 
Karnataka Venkatagirikota in the State of Andhra Pradesh Border near 
19 | NH- 26.00 376.82 402.82 
75 73 Pernampet, Gudiyattam, Katpadi and terminating at its Ofn Bantvela venkatagiri kota 
junction with NH-48 near Vellore in the State of Tamil 
nadu. 
The highway starting from its junction with NH-81 near 
Coimbatore connecting Mettuppalaiyam, Udagamandalam 504.4 km 530.5 km 
20 | NH-67 | 181 (Ooty), Gudalur in the State of Tamil Nadu and | (Kekkana Halla ) (Gundlupet) 26.10 0.00 26.10 
terminating at its junction with NH-766 near Gundulpet in | 
the State of Karnataka. SSNS IW \ 
The highway starting from its junction with NH-169 near 0.00 km 86.30 km 
21 |NH-169A| 169A (Thirthahalli connecting Agumbe, Hebbari and terminating | (Thirthahalli) (Mal ) 86.30 0.00 86.30 
at Udupi Harbour (Malpe) in the State of Karnataka | pe 
‘The highway Starting from junction NH-50 near gulbarga 
0.00 km 72.92 km (Ballurgi 
2 | woe | je mechs cuwdaps Akralour to the state ofA Ualabund Vilage near MH 72.90 0.00 72.90 
52 ii Humnabad Base) Border) 
The highway starting from its junction with NH-67 near | 
|Bhanapur connecting Kukunur, Yelburga, Gajendragad, 0 Km (Jn with NH 151.63 Km (Jn with 
23 | NH-367| 367 |Badami, Guledaguda, Bagalkote, Bagalkot and terminating 67 near NH-52 near 151,63 0.00 151.63 
at its junction with new NH No. 52 near Gaddankeri in the Bhanapura) Gadankeri) 
State of Karnataka. | 
The highway starting from its junction with NH-73 near 
Mudigere connecting Chikkamagaluru, Kadur, 0.00 km 
24 |NH-173| 173 |Tamatadahalli, Hosadurga and terminating at its junction | (Mudigere Hand | 152.00 km (Holalkere) 152.00 0.00 152.00 
with new NH No. 369 near Holalkere in the State of post) 
Karnataka. 
The highway starting from its juncton with NH-75 near 
Bantwala connecting puttur-sulya-madikeri-piriyapatna- 
25 | NH-275| 275 |mysuru-srirangapatna-Mandya-Chanpatna-ramanagara- ku (Mani) |3°8-337 Km (bangaore 213.00 135.34 348.34 
_ ER university) 
and terminating at irts junction with new NH-75 on 
bengaluru ವಾದನ SE ಮ ವ 
The highway starting from its junction with NH-50 at 
Jevargi connecting Siriguppa, Bellary, Hiriyur, Huliyur, | 684.240 Km 
26 |NH-150A| 150A |[Chikkanayakanahalli, Nagamangala Srirangapatna-Mysore- |0.00 km (Jewargi) c fii r) 440.35 204.20 644,55 
Nanjangud and terminating at its junction with NH-948 at | ಸಪಪ 
Chamarajanagar in the State of Karnataka. | 
ಯೆ WS ME 
The highway starting from its junction with NH 66 near 
Byndur (Baindur) connecting Kollur, Hosanagara, | 203.430 km 
27 766C | 766C |Anandapur, Ananthapura, Shikarpur, Masur and Okm YADTHARE | (Ranebennur near NH- 203.43 0.00 203.43 
terminating at its junction with NH 48 near Ranibennur in 48) 
the State of Karnataka. 


NH No Stretch/Chainage 
SlNo ಟಿ ನಾ ತ ಭಾವನಾ a my G. Total 
Old |New Name From | To With PWD | With NHAI 
The Highway starting from its junction with NH-548C near 
¥ Mantha connecting Deogoan Fata, Selu, Pathari, Sonpeth, | 
Nagansu [Parali Vaijnath, Ambajogai, Renapurphata, Latur (NH- | £ 
28 r near 5488 361), Ausa, Omarga, Yenegur, Murum, Atur, Akkaikot, Nagansur Near MH oes 271.00 0.00 271.00 
MH -KA Nagasur in the state of Maharashtra connecting Bijapur KNT Border ನ ಎ 
Border Wijayapura), Tikota, Athani, Kagwad, Chikhodi, state of Karnataka. 
Sankeshwar and terminating at its junction with NH-48 | 
near Gotur in the state of Karnataka. | 
The Highway Starting from pandharpur i,Mangalwedha in Bijapur 1 KN J KN 
29 516A | 516A MH and terminating its junction with NH-52 NEAR Bijapur Panta road | NH-52 NEAR Bijapur ; 12.00 0.00 12.00 
in the state of KA _ ವಾ § ಸೂ A ಮ ಮ 
The Highway Starting from its junction with NH-7521 near 
Jintur in the state of Maharashtra and connecting to Bori, | 
‘Zari, Parbhani, Gangakhed, isad, Kingaon, Dhanora, 0.00 km (Auradh - 45Km {Hatburga Near | | 
30 752K | 752K |Wadval, Nagnath, Gharani, Nategoan, Latur, Nitur, Shajani MH-KNT Jn with he | 45.00 0.00 4.0 | 
Nilanga, Sirshi, Aurad Shajani in the state of Maharashtra border) | 
and terminating at its junction with NH-50 near Bhatki in | | 
ಅ ೨೫೬ ೦f (ಗಗ. } | | 
ನದು ಜಮ ಮು | 1 
ಇ The Highway starting from its junction with NH- 548 
Akot, Patsul, Bhod, Akola, Barshi Takli, Shelu bazaar, 
Mangrulpir, Manora, Digras, Arni, Dhanoda, Mahur, 
Sarthani, Kinvat, Istapur, Himayatnagar, Bhokar, 0.00 Km 45.00Km (Bidar Rin 
31 161A | 161A [Mudkhed, Nanded, Osmanpur, Kautha, Mukhed, Barhali, | (Vanamarpalli MH- ಈ Road ) 8 45.00 0.00 45.0 
Mukrabad, Lakhmapur, Sawarmal, Nangarga, Wazzar in KNT Border ) 
the state of Maharashtra connecting Aurad, Tuljapur, 
Mustapur, Markhal, Nawadgeri and terminating at its 
junction with Bidar Ring Rಂadೆ in the ಟೀ of Karnataka. | 
Ake ಸ 
The highway starting from its junction with NH No. 44 Junction with 150A | 
near Ananatpur connecting, Rayadurg in the State of AP Border | 
3. | 40 54400 |, ghra Pradesh and terminating at its junction wath NH. | (105.00kmy INE iiss (so) to 20 140 
150A near Molkalmuru in the state of Karnataka. 
The highway starting from its junction with NH No. 44 
near Kodikonda checkpost connecting 99.179KM 115.779 
ತತ 54 | Lepakshi,Hindupur,Madakasira, Rolla, ,AGALI in AP and (AP BORDER) (Sira Town) ಸರಿ 0:00 1640. 
terminating its junction with NH-48nrae Sira in KA 
The highway starting from its junction with NH-48 near 
Sankeshwar in the state of Karnataka, Gadhinglaj, Ajara, | junction with NH-| KA and Gadhinglaj in | | 
34 548H | 548H |Amboli, Madkhol, Sawantwadi, Insuli and terminating at 48 near MH border in state | 3.30 | 0.00 3.30 
its junction with NH-66 near Banda in the state of sankeshwar | Highway 134 | 
Maharshtra. _ ee ಲ ಪಜ ಮ ವ els 
The highway starting from its junction with NH-748 near 
Machhe Connecting Piranvadi, Navage, Kinaye, Kusamalli, | 0.00 Km 
35 | 748AA |748AA [Jamboti, Kalmani, Kankumbi, in the state of Karnataka (Jn With NH-748 P8 Km near Goa Bord 49.84 0.00 | 49.84 
Poriem, Matnee and terminating at Sanquelim (near Shri | near Macche) | 
Dattaraya Mandir) in the State of Goa. | | | 
The highway starting from its junction with NH-67 near Me temnatnga ts | 
36 367A | 367A |Koppal and terminating at its junction with NH No. 50 K i ith NH- | N0.50 Metgal 1 0.00 25.10 25.10 | 
near Metgal in the State of Karnataka. Junction witl [0.50 near Metgal in | 
67 near Koppal | the state of KA 
The highway starting from junction of NH-648 and NH-48 The highway | 
near dobaspet(manne), starting from | | 
Nijagal,Kengal,Gudemaranahalli,Harthi, Junction of NH- | Thokasandra in the | 
37 | 904 | |Melahalli,Hulikeregunnur, 648 and NH-48 state of KA | 0,00: 9 13 | 
[Rayasandra, Banavasi, Thokasandra in the state of KA | near | 
connecting Acchetlipalll | ( Sobaspecmarne) 
‘The highway starting pe its junction with NH-69 near The highway | Terminating at its 
Sagar Connecting connecting starting from its Junction with NH- 
38 369E | 369E ‘Huvinahalli,Holebaglu,Kalasavalli,Sighanandoor and junction with NH- 766C near 67.20 0.00 67.20 
terminating at its Junction with NH-766C near 69 near Sagar MARAKUTUKA in the 
MARAKUTUKA in the state of KA (OKM) state of KA (67.2 Km} 


ಈ 


NH No Stretch/Chainage Length (Km.) | 
SINo K SLE CE _ _ ಾ Gt Total 
Old |New Name From To With PWD | With NHAI | 
The highway starting from its junction with NH-73 near 
beluru connecting Hassan , Holenarasipura and 0 Km (BELURU 126.73 Km (Jn with 126.7 EL 
3 3 3೫ terminating its junction with NH-275 near Bilikere in the HAND POST) NH-275 near bilikere) 2673 0.90 126.73 
state of Karnataka 
T 
'The highway starting from its junction with NH-275 near | « 
Hinkal village connecting NH-275/ NH- 150A near | 
Columbia Asia Hospital, NH-766/ NH-150A near APMC 0 Km | 
40 275K | 275K po ya and inating at its originating junction (Hinkal) 41.535 Km | 41.54 0.00 41.54 
with NH-275 near Hinkal Village arround Mysore city in 
the state of Karnataka. (Mysore Ring Road) 
‘The Highway starting from Khanapur-Nagaj-JAT in the MH-KA border termintating at its 
4 166E | 166E |sate of MH and termintating at its Junction with NH-52 Sik Nona Junction with NH-52 25.00 0.00 25.00 
near bijapur in the state of KA near bijapur 
4 | 766E | 766 [The highway starting from KUMTA-HAVERI-SIRSI sa (pe) | 128.89Km (aver) 7289 56.00 128.89 
z N N 0.00 Km AP -KNT | 20 Km Noubadh Jn 
1 1 -4 . . i 
43 638 638 |The highway starting from BIDAR -Nizamapet KN ಗನ with NH-50 20.00 0.00 20.00 
The highway starting from its junction with NH-66 near 0 Km (Betekri 4.265 km (Junction 
44 | 766EE |766EE |Hattikeri and terminating at Belekeri Port in the State of port) with Nh-66 near 427 0.00 4.27 
Karnataka. ವ SR Hattikeri) 
Total 4123.52 3528.25 | 7651.77 
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ಸರ್ಕಾರದ ಉಪ ಕಾರ್ಯದರ್ಕಿ 
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ಗಿ, ಬಂದರು ಮತ್ತು 


ಒಳನಾಡು ಜಲಸಾರಿಗೆ ಇಲಾಖ 
(ಸಂಪರ್ಕ ಮತ್ತು ಕಟಡಗಳು) 
- u 


(0 


ವಿಧಾನ ಪರಿಪತ್ತಿನ ಚುಕ್ಕೆ ರಹಿತ ಪ್ರಶ್ನೆಸಂಖ್ಯೆ: 642 (861) ರ ಲಗತ್ತು ಅನುಬಂಧ, 


Summary of proposal for the uperadation of roads { MDR to SH} 


Length of | No of Roads Ro ಟೂ , 
Sl. Distcict Area in SQ | NH in | SH (in | MDR (in | NH+SH+ | Proposed for pe ನ 
No. Kms kms) | Kms) Kms) | MOR { in | upgradation al 


Upgradation | Upgradation 


Kass) (MDR-SH) 


(MDR-SH) 


(549) 


1 |Baoalkote 6589 177 814 1586 210.30 1025 
2 2265 308 208 669 
3 Bangalore Urban 2190 167 149 700 
4 Belgaum 2352 3046 
5 [Bellary 930 1805 
6 Bidar 598 880 
7 anagara 314 979 
$ Chikkabailap 264 993 
536 1633 


Chikkamaealur 


|__| 
6 | _98 | 
1404 2104 7 j 660 
13 [Gadae “Ts 0 0.00 
IS Hassan OO | a SHS eo Ss ise] 
16 Haves ss ios SSIs | 200 | $85.41 
17 
18 [Kodagu 7] [se |G On | sea 
19 [Kolar 2 5 3 
20 |Koppa 55 | —T—| 
21 3 
7 5 
24 |Ramanagaran 5 2 7 3 86 50 365 
25 [Shi 1459 
26 1422 
27 
28 Uttarakanada 2029 
29 [Vijayapura 10494 317 708 2397 3423 1043 
30 {Yad 5265 141 1218 1782 440.70 864 
new taluks 
TOTAL 191421 7252 19500 49603 76355 225 10603 30103 
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ಯೋಜನೆ ಮತ್ತು ರಸ್ತೆಗಳ ಆಸ್ತಿ ನಿರ್ವಹಣಾ ಕೇಂದ್ರ 
ಲೋ.ಬಂ್ಲ ೬ ಒ.ಜ.ಸಾ.ಇಲಾಖೆ, ಬೆಂಗಳೂರು 
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